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1. FOLLOWING FOR YOUR PLANNING* 


A. ARTICLE 352 ESTIMATED TO BE AVAILABLE FOR DEPLOYMENT 
5 OCT 59 . ESTIMATE BASED ON SATURDAY OVERTIME. 

B. AC SYSTEM TESTING ON $42 WILL CONTINUE AT PRESENT ACCEL- 
ERATED PACE AND PREPARING 352 SHOULD NOT INTERFERE. 

2. RESUME OF CURRENT STATUS OF 352 AS FOLLOWS* 


A. ACFT ESTIMATED FOR FIRST FLIGHT 25 SEP. 

Bo DESIRE OBTAIN 25 FLYING HOURS PRIOR TO DEPLOYMENT 


ON ACCOUNT PREVIOUS ENGINE OIL SYSTEM HISTORY. ENGINE JUST 

OUT OF INSPECTION DUE HIGH TEMP AND LOW PRESSURE AFTER REMOVAL FROM 

351. PREFER SOrC INFLIGHT SHAKEDOWN BEFORE DEPLOYING 352 OVERSEAS. 

C. ADDITIONAL J-75 ENG I NE IN OVERHAUL PIPELINE NOW. HOWEVER, 
BELIEVE WE SHOULD STICK WITH ENGINE NOW INSTALLED IN 352 AND GET 
Tire AND USE SECOND ENG 1 1C FOR BACKUP. AIRCRAFT 352 INCORPORATES 


LATEST AC SYSTEM MODIFICATION A?® THIS WOULD GIVE 


AN 
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OPERATIONAL AC SYSTEM CAPABILITY IF SYSTEM CHECKS OUT OK IN TEST. 
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